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1. Welcome and Review of Project to Date 
2. Refinement of Alternatives 

3. Functionality and Appearance 

4. Cost Drivers 

5. Schedule 


6. Next Steps 
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Process to Date 





1. Potomac Yard Metrorail Station Concept Development Study 
(February, 2010) 


2. Scoping Process (J une 2011) & first meeting of PYMIG 
Screening Document (October 2011) and second meeting of PYMIG 
4. Refinement of Alternatives 


se 


Public 
Hearing Record of 


Draft EIS Fale | Decision 


(DEIS) Comment 


on DEIS 





f fi f i I 


Fall 2013 End of 2013 


> 4 > 


February 2011- Early-mid 
2011 2012 2013 





POTOMAC YARD METRORAIL STATION IMPLEMENTATION WORK GROUP 


Station Location Zones 
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Refinement of Stations 





Criteria for Refinement: 


NPS Property 

Wetlands 

Existing, Approved Plans 
Ownership 

Track Geometry 

Construction I mpacts/ Access 
Potential Ridership Capture 
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Alternative A 
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Alternative D - South End 
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Example: Aerial Station - Tysons Corner 








POTOMAC YARD METRORAIL STATION IMPLEMENTATION WORK GROUP > 23 > 





a Ulatet(oyat-liinvar-lalemale)e=-le-lsle=p 
Example: Aerial Station - Tysons Corner - during construction 
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Structures Required °2 pedestrian °¢2 pedestrian °New Metrorail bridge over Four Mile Run; 
bridges bridges e2 new Metrorail bridges 
e Retaining wall ¢1 pedestrian bridge 
e Aerial track and supports 


New Track 0-feet Approximately Approximately 6,000-feet 
Construction 2,000-feet 

Complexity of Moderate Moderate-High High 
Construction Staging 

Requires High Medium Medium-Low 
Construction Along 

Live Tracks 
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Overall Project Schedule 









2010 | 2011 | 2012 | 2013 | 2014 | 2015 | 2016 | 2017 
Alexandria endorses move to environmental phase, 
WMATA approves budget for environmental process 
Environmental Analysis 
Draft EIS 
WMATA Public Hearing 
Final ElS 
Record of Decision (ROD) 
WMATA approves public hearing staff report and amends 
Mass Transit Plan 
WMATA Board approves project budget and issues 
Design/Build RFP 
WMATA awards Design/Build Contract 
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2012 


Jan March) April | May | June| July | Aug 
Analysis Methodologies Report 


Survey 

Refinement of Alternatives 

Social and Economic Effects 
Land Use Plans and Displacements 
Neighborhoods, Environmental Justice & Health and 
Safety Risks for Children 
Safety and Security 

Environmental Effects 
Ecosystems & Threatened and Endangered Species 
Soils and Geologic Conditions 
Hazardous & Contaminated Materials 
Noise & Vibration 
Water Resources 


Construction Impacts 
Air Quality 


Secondary & Cumulative Effects 
Transportation Effects 
Bus & Rail Operating Plans 


Ridership Forecasts 
Traffic Impacts 
Impacts to Other Modes SES 

























































































¢ Individual environmental impact 
methodology reports 


¢ Environmental analysis for each of the 
proposed alternatives 


e Next level of cost information 
¢ Cost estimates (Expected Fall, 2012) 


¢ Next Meeting (tentatively May, 2012) 


